EXISTING MBTA COMMUTER RAIL/FREIGHT TRACKS 


a as 


¢ EXIST. TRACK 


EXISTING MBTA COMMUTER RAIL/FREIGHT TRACKS 


14'-0O" 


PROP "F" TYPE CONC 
BARRIER WITH 4' 


HIGH FENCE 


Ot 


¢ EXIST. TRACK 


14'-0" 


PROP "F" TYPE CONC 
BARRIER WITH 4' 


HIGH FENCE 


EXISTING RIGHT OF WAY WIDTH (VARIES 28's TO 41't) 


30' PAVEMENT WIDTH 


3'-0" SHOULDER 3'-0" SHOULDER 


12'-0" BUS LANE 


12'-0" BUS LANE 


PROP ASYMMETRICAL "F" 
TYPE CONC BARRIER 
WITH 4' HIGH FENCE 


APPROXIMATE 
EXISTING GROUND 


Do 


PROP LIGHT POLE FOUNDATION 
(BREAK IN GUARDRAIL AT POLE LOCATIONS) 


MEET EXISTING GROUND 


PROP BUSWAY FULL DEPTH PAVEMENT 
(CEMENT CONC FROM STA 25+20 TO STA 26+00, STA 29+50 TO STA 30+50) 


30' BUSWAY SECTION ADJACENT TO ACTIVE RAILROAD 


STA 25+20 TO STA 29+80 
NTS 


EXISTING RIGHT OF WAY WIDTH (VARIES 28's TO 41't) 


30' PAVEMENT WIDTH 


3'-0" SHOULDER 3'-0" SHOULDER 


12'-0" BUS LANE 12'-0" BUS LANE 


PROP LIGHT POLE 
FOUNDATION 
| 


PROP GRAN 
APPROXIMATE CURB TYPE 


EXISTING “me (TYP) 7\ 


PGL 


2% \ 
=e \\ 


Sse—————oeeeeeeananaoauauauauauOQuOuQuaOaaoaouououououoooo oJ SSH 
ee 
en 

PROP BUSWAY FULL 
DEPTH PAVEMENT 


30' BUSWAY SECTION ADJACENT TO ACTIVE RAILROAD 


STA 32+53 TO STA 35+35 
NTS 


PROP GUARDRAIL 
(STA 31+38 TO STA 34+35) 


PROP CEM CONC CURB 


Z MEET EXISTING GROUND 
== ml 


PROP 4" LOAM & SEED 


PROP RETAINING WALL 
AS NEEDED 
HEIGHT VARIES 


/\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 
SILVER LINE GATEWAY 


FED. AID PROJ. NO. 


N/A 


PROJECT FILE NO. 604428 


TYPICAL SECTIONS 


PAVEMENT NOTES: 


PROPOSED FULL DEPTH PAVEMENT - BUSWAY 


SURFACE: 1 1/2" SUPERPAVE SURFACE COURSE 9.5 (SSC-9.5) OVER 
2 1/4" SUPERPAVE INTERMEDIATE COURSE 19.0 (SIC-19.0) OVER 
2 1/4" SUPERPAVE INTERMEDIATE COURSE 19.0 (SIC-19.0) 
BASE: 41/2" SUPERPAVE BASE COURSE 37.5 (SBC-37.5) 
SUBBASE: 4" DENSE GRADED CRUSHED STONE OVER 


8" GRAVEL BORROW, TYPE B 


PROPOSED CEMENT CONCRETE PAVEMENT - BUSWAY 
SURFACE: 
SUBBASE: 


10" CEMENT CONCRETE PAVEMENT (5000 PSI) 
4" DENSE GRADED CRUSHED STONE OVER 
8" GRAVEL BORROW, TYPE B 


PROPOSED MILL & OVERLAY 


1 1/2" 
1 1/2" SUPERPAVE SURFACE COURSE 9.5 (SSC-9.5) 


PAVEMENT MILLING: 
PAVEMENT OVERLAY: 


PROPOSED CEMENT CONCRETE WALK? WHEELCHAIR RAMP 


4" CEMENT CONCRETE PAVEMENT 
8" GRAVEL BORROW, TYPE B 


SURFACE: 
FOUNDATION: 


PROPOSED HMA PARKING LOT 


SURFACE: 1 1/2" SUPERPAVE SURFACE COURSE 9.5 (SSC-9.5) OVER 
2 1/2" SUPERPAVE INTERMEDIATE COURSE 19.0 (SIC-19.0) 
FOUNDATION: 8" GRAVEL BORROW, TYPE B 


PROPOSED FULL DEPTH SHARED-USE PATH PAVEMENT 


SURFACE: 1 1/2" SUPERPAVE SURFACE COURSE 9.5 (SSC-9.5) 
INTERMEDIATE: 2 1/2" SUPERPAVE INTERMEDIATE COURSE 19.0 (SIC-19.0) 
SUBBASE: 8" (MIN) GRAVEL BORROW, TYPE B 


PROPOSED FULL DEPTH DRIVEWAY 
SURFACE: 6" CEMENT CONCRETE PAVEMENT 
FOUNDATION: 8" (MIN) GRAVEL BORROW, TYPE B 


PROPOSED BRT PLATFORM 


SURFACE: 8" CEMENT CONCRETE PAVEMENT 
FOUNDATION: 8" GRAVEL BORROW, TYPE B 


PROPOSED GRANITE CURB 


GRANITE CURB TO HAVE 6" REVEAL (TYPICAL) EXCEPT 11" REVEAL AT BRT 
PLATFORMS AT BOX DISTRICT & CHELSEA CENTER AND 8" REVEAL AT BRT 
PLATFORMS AT EASTERN AVE & MYSTIC MALL. 


NOTES: 


1. ALL SUPERPAVE SURFACE COURSE - 9.5 (SSC-9.5) AND UPPERMOST INTERMEDIATE 
COURSE - 19.0 (SIC 19.0) SHALL BE LATEX MODIFIED AND/OR SHALL MEET A MINIMUM PG 
GRADING OF 70-22. 


2. ALL SUPERPAVE MIXTURES SHALL BE PRODUCED USING ITEM 456. WARM MIX ASPHALT. A 
WARM MIX ASPHALT (WMA) TECHNOLOGY THAT IS ON THE NEAUPG QUALIFIED PRODUCTS 
LIST AND THAT COMPLIES WITH MASSDOT WMA SPECIAL PROVISIONS. 


3. ASPHALT EMULSION FOR TACK COAT SHALL BE SPRAY APPLIED FOR DOUBLE OVERLAP 
COVERAGE (RS-1) AT 0.07 GALISY OVER MICRO-MILLED SURFACES AND 0.05 GAL/SY OVER 
SMOOTH SURFACES PRIOR TO PAVING. 


4. EXISTING SUBBASE MATERIAL MEETING MATERIAL SPECIFICATION M1.03.0 GRAVEL 
BORROW, TYPE B SHALL BE RETAINED. EXISTING SUBBASE NOT CONFORMING TO THE 
MATERIAL SPECIFICATION M1.03.0 GRAVEL BORROW, TYPE B SHALL BE REMOVED TO THE 
REQUIRED DEPTH AND REPLACED WITH GRAVEL BORROW, TYPE B. 


ALL HOT MIX ASPHALT DRIVEWAYS SHALL BE ESTIMATED AND PAID FOR UNDER ITEM 703 


OF THE STANDARD SPECIFICATIONS FOR HIGHWAYS AND BRIDGE. 


6. TEMPORARY CONSTRUCTION SHALL USE SUPERPAVE HOT MIX ASPHALT MIXTURES AND 
MAY NOT BE SUBJECT TO THE SAME SAMPLING AND TESTING REQUIRED FOR PERMANENT 
CONSTRUCTION 


AUGUST 8, 2014 


Plotted on 9-Sep-2014 9:20 AM 


(TYPICALS).DWG 


604428 HD 


SEDIMENT BARRIER 
(HAY BALE TYPE SHOWN) 


NOTE: SPILLWAY 
USE STRAW BALES OR 
OTHER APPROVED 
METHODS TO CHANNELIZE 
RUNOFF AS REQUIRED. 


2" - 3" COARSE 
AGGREGATE 
MIN. 6" THICK 


ROADWAY 


50' MIN. 


PLAN 
NOTE: 


THE ENTRANCE SHALL BE MAINTAINED IN A CONDITION THAT WILL 
PREVENT TRACKING OR FLOWING OF SEDIMENT OUT OF THE 

CONSTRUCTION AREA. THIS MAY REQUIRE TOP DRESSING, REPAIR 
AND/OR CLEANOUT OF ANY MEASURES USED TO TRAP SEDIMENT. 


TEMPORAR* 


‘E/EXIT 


FRAME AND COVER 
(SEE SPECS) 


12" OPENING 
(SEE PLANS FOR LOCATION) 


ee 


___8" TOP SLAP 


WRAP STONE IN 
FILTER FABRIC 


CRUSHED STONE 


woes “ PRECAST LEACHING 
be CHAMBER 


1 OOQOQO0Q0000 


GALVANIZED STEEL 
SCREEN ALONG 
BOTTOM WITH 1" MESH 


6" COMPACTED 
CRUSHED GRAVEL FILL 


NOTES: 


1. CONCRETE: 4,000 PSI AFTER 28 DAYS 
2. REINFORCING: RING - 6x6/10x10 W.W.M. 


DRY WELL DETAIL 


NTS 


/3\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 
SILVER LINE GATEWAY 
STATE FED. AID PROJ. NO. eee Bins 
MA N/A 14 | 346 
PROJECT FILE NO. 604428 


CONSTRUCTION DETAILS 


7’ SWALE WIDTH 


¢ 
6" LOAM & SEED OR CROSS COUNTRY | INPAVED AREAS 


APPROVED SLOPE 
PROTECTION 


5' SWALE BOTTOM 
NEW OR MATCH 


EXISTING PAVEMENT 


| 
S 
| SEE PLANTING PLAN My | 
‘ FOR PLAN DETAILS g 
12" SUBBASE \ By ) 
COURSE \. an 
ae VEE AADAAVIC XUV VELVETY ITAL ra PROP 6" SOIL 
NERA] 7 
BACKFILL PER N , 2" TO 3" MULCH 
SHEETING IF USED SPECIFICATIONS 10" 


SHALL BE LEFT IN PLACE 


BELOW THIS ELEVATION FILTER SOIL MIX 


VARIES 


s. FILTER FABRIC 
VARIES (12" MIN) ff 


WHY: 1'-0" 
YYylly 


Wie 


1'-0" MIN. FXG 
YUM) 


GRAVEL BORROW PLACED AND 
COMPACTED IN 6" LAYERS 


-Is0sesese am O-0-0-0-6; 
SSO WOOO 

Sy Ye oe KK CRUSHED STONE 
NOTE: SI> 


UNDISTURBED 


GRAVEL BORROW BEDDING SUBGRADE 


FILTER SOIL SHALL HAVE THE 


SHEETING AS FOLLOWING COMPOSITION: 


REQUIRED 


6" PERFORATED PIPE 
(WRAPPED IN FILTER FABRIC) 


e SAND: 50% 
e TOPSOIL: 30% 
e ORGANIC MATTER: 20% 
e pH RANGE: 5.5 - 6.5 VE GETATED SWALE 
TYPICAL DRAINAGE TRENCH et 
NTS /\ 
CATCH BASIN 
GRATE 
— 
WSSS> 
OVERSIZED FILTER 
MEDIA SKIRT 
VARIES (SEE PLANS) 3'-9" 
6 KNIT POLYESTER MESH 
CAP ROCK ts PROP CURB 
2' DEPTH 3/16'/FT 
PROP DUMPED = 
RIP-RAP (M2.02.2) Z, SILT SACK 


— 
kK 7 | NTS 
GEOTEXTILE o- ri 
: " ll ll 
FABRIC eae. || eee 
15 Kz ll ll 
4" PAVEMENT 
MILLING MULCH 


oll SILT FENCE 


{= 
3'- " y a, ° =! 
MEET EXIST = 
GRADE F Caf PROP 12" CRUSHED STONE 


EXISTING GROUND |_ — — ~~ |" 


Py fe 
Weyer ss 12" (TYP) 3'-0" , 
36" y i 
WY 4 
a NOTE: i 
12" COMPACTED CRUSHED STONE RIP-RAP SLOPE SHALL BE INSTALLED IN PROTECTED 
ACCORDANCE WITH MASSDOT DRAWING AREA a 
RM OU ERS Seen 2.4.1 OF THE BRIDGE MANUAL STANDARD 7 
FOLD BACK GEOTEXTILE SPECIFICATIONS ITEM 983. AND MATERIALS 
FABRIC 3'-0" SHALL MEET THE REQUIREMENTS AS 
SPECIFIED IN SUBSECTION M2.02.2. TOP OF al SILT FLOW 
GROUND pina 


RIP—RAP SLOPE DETAIL 


NTS 


SILT FENCE 


NTS 


AUGUST 8, 2014 
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CONCRETE BARRIER TRANSITION 


NTS 


4' CHAIN LINK 
FENCE 


POST EMBEDDED 
INTO BARRIER 


42" 
10" RADIUS 


1" RADIUS 


FINISHED GROUND 


—MBIUNAVYNYENNS YVAN BNOPAYNAAYNY 
RRRRARRES RRARRREES 


4 


F—-SHAPE CONCRETE BARRIER WITH 4° FENCE 


NTS 


4'-6" 
EXPOSED 


FINISHED GROUND 


$ 


#5 @ 18"0.C. 3'-0" LONG 


12" 


#4 @ 12" 2'-0" LONG / 
4'-6" 


LOW RETAINING WALL 
STA 31+40 TO 34+60 
STA 66+59 TO 67+27 


NTS 


4 CHAIN LINK 
FENCE 


5" 
LN 
POST EMBEDDED 
INTO BARRIER 
42" 
10" RADIUS 
7" 
3" 
FINISHED GROUND 
RRR 
9g" 


to 
— 


F—-SHAPE SINGLE FACED CONCRETE BARRIER WITH 4°’ FENCE 


NTS 


/\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 


SILVER LINE GATEWAY 


STATE 


FED. AID PROJ. NO. 


SHEET 
NO. 


TOTAL 
SHEETS 


MA 


N/A 


15 


346 


PROJECT FILE NO. 


604428 


CONSTRUCTION DETAILS 


EXISTING BELL 
CANADA/NEXIA CABLES 


CONCRETE ENCASEMENT FOR EXISTING CABLES 


NTS 


4' CHAIN LINK 
FENCE 


POST EMBEDDED 


INTO BARRIER 
5" 42" 
10" RADIUS 
VARIES 
1" RADIUS 
3" 
va FINISHED GROUND 
BAO 
RRRRRRRE 
3" 
FINISHED GROUND 
Ls re 
RRR 
9g" 


a 


NTS 


F—-SHAPE ASYMMETRICAL CONCRETE BARRIER WITH 4° FENCE 


AUGUST 8, 2014 
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HIGHWAY GUARD DETAILS 


TRAFFIC SIGNAL CONDUIT 


/\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 
SILVER LINE GATEWAY 


WATER SUPPLY ALTERATIONS DRAINAGE DETAILS 


NONE 


SEE BELOW 


FED. AID PROJ. NO. NO. 


24 


NONE SEE SHEET NO. 71 


N/A 


PROJECT FILE NO. 


604428 


CONSTRUCTION PLANS - BUSWAY 


LIMIT OF WORK (PHASE 1) 

STA 21+40.00 : 
N: 2970007.5699 

E: 780098.7538 


0 as . 
LS 
y < 


VA 


MEET EXIST CEM 
CONC SIDEWALK 
WITH GRAN CURB \ 


PROP 3" TRAFFIC SIGNAL 
CONDUIT FOR FUTURE 

SIGNAL SYSTEM (TYPICAL 
AT ALL INTERSECTIONS) 


\ MEET EXIST: CEM 
-\\ CONC SIDEWALK 
\\ WITH\GRAN CURB 


RECONSTRUCT EXISTING RAILROAD 
GRADE CROSSING (BY OTHERS)FOR 
GATE,RELOCATIONS AND OTHER 


PROP MAST ARM ' “ WORK UNDER THIS CONTRACT, 
PROP COMMUTER RAIL FOUNDATION ‘ ove SEE SHEETS 153 TO 169. 
UP WITH 
I Te ee al) ek _ —  pror to-cem conc AR Not CONTROL_80X 
[ WALK (BY OTHERS) \ < ae: & CAMERAS _ 
OL = = ——— = SS SSS — oe en eR aie Ve aS rae = 
A IDELINE > =a 
Ue. SeRee? Se UP UP P \ AE on PROP WCR-4 Ne 
‘ PROP BUSWAY FULL 
| \ DEPTH PAVEMENT Basa 
PROP 12'x80' BUSWAY PLATFORM \ CONCRETE BARRIER 
\ PROP STAMPED (TYP) 
PROP TYPE | ORNAMENTAL FENCE \_ REMEXIST SECTION CONCRETE 
PROP COMMUTER RAIL (SEE ARCHITECTURAL PLANS) REM RR TIE & TRACK OF RUMBLE STRIP \ Ni CROSSWALK (TYP) 
STATION (BY OTHERS) \ NY 
PROP STATION CANOPY PROP HANDHOLE (TYP) \ PROP 10' CONCRETE 


—— (SEE ARCHITECTURAL PLANS RET BARRIER TRANSITION - 
ae ees B 
QO. 
=| fe) 
LIMIT-OF BUSWAY——_|_— LIMIT. OF BUSWAY. Ze 
CEMENT CONC FUEL DEPT ean 
PAVEMENT 26 PAVEMENT O85 
——- Oe —— —_— — i“Seqe cre” == 
o ——|__—9 _Q ——— RAILROAD SIDELINE — —RET_CLF_ — aa 
| REM(2) REM 
REM aes 
a RUA 
RET 
NS —=\ — 
< BUSWAY BASELINE Bz REM REM 
N 
ee PROP SAWCUT/LIMIT 
= era NEW-UTILITY POLE OF GRADING (TYP) 
(BY OTHERS) \ REM EXIST BERMAND 
MEET EXIST CURB PAVEMENT WITHIN LIMITS\ > 
OF NEW BUSWAY 
PROP FLUSH 
PROP COMM. ENCLOSURE ‘ : =) 
(SEE COMMUNICATION DRAWINGS) | ERAN CURB ~~ PROP CEM CONC SIDEWALK WITH % 
GRAN CURB 
Sepa ued BROP SOnER@Or ARCHITECTURAL PLANS), Cl PROP\MAST:\ARM \\ 
— MND _R As TAKING (TYP) EM / FOUNDATION oN 
=~ PROP CONC PAD (20' X 15’) PROP LIGHTING (TYP) PROP GRAN CURB PROPOSED 12'x80' \/ A 
=a FOR| TEMP COMFORT STATION ( BUSWAY PLATFORM ‘ \ 
PROP BUSWAY CEMENT = REM_ \PROP WCR-3 \ am 
= a 
| pe enn CONCRETE PAVEMENT 3 . © 
STAMPED CONC Ba MaTA INSPECTOR'S RET a . a 
PROP 8' WIDE CEM _ eo . as) 
M CONC SIDEWALK REM 3) \ ® 
SAWCUT LINE R&R GRAN CURB cN \. A 
PROPOSED FULL ‘ \, 
MEET EXIST CURB REM DEPTH PAVEMENT MEET EXIST CURB \ \ vy 
RET REM RET \ 
PROP ELECTRICAL ENCLOSURE \ “ 
RET REM (SEE ELECTRICAL DRAWINGS) \ 4 
MEET EXIST CURB \ Cc 
SAWCUT LINE \ 
RET \ <<“ 
RET MEET EXIST CURB ~~ MEET EXIST CURB RET \ 
—_—_ _ 
, ed _ eo \ \ \ 
—_—_—"" _ 
a PROP GRAN aa on. \ 


PROP TEMPORARY wea \ 


EASEMENT (TYP) \ 


CURB 


\ 
50 100 4 \ 


: 
SCALE: 1" = 20' \ \ 
‘ 
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604428 HD 


CONTINUED ON 
SHEET NO. 25 


HIGHWAY GUARD DETAILS 


STA 31+38 RT to STA 34+35 RT 


/\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 
SILVER LINE GATEWAY 
TRAFFIC SIGNAL CONDUIT WATER SUPPLY ALTERATIONS DRAINAGE DETAILS 
FED. AID PROJ. NO. NO. 
SEE BELOW NONE SEE SHEET NO. 73 N/A 26 
PROJECT FILE NO. 604428 
y/ CONSTRUCTION PLANS - BUSWAY 
VA 
KX 
o/ 
Py 
y 
x Yj 
PROP CEM CONC £ 41> jcc saalane 
eiPewal ik WITH NA! IMPROVEMENTS S 
v 
GRAN CURB / BY OTHERS Q- PROPOSED IMPROVEMENTS 
Q W SPRUCE ST RECONSTRUCTION 
RECONSTRUCT EXISTING RAILROAD Zz kK PROJECT (BY OTHERS) 
GRADE CROSSING. FOR GATE Te oe 
RELOCATIONS AND OTHER WORK 44 / 
UNDER THIS CONTRACT, 
SEE SHEETS 153 TO 169. 
PROP MAST ARM 
FOUNDATION 
eo ee _ es ~ UP = _6 rr _ _ — _ —— 
a Tp UP 
UP /5FT HIGH 
GUY / OY, Wh X 
aco PROP HRY a PROP WCR9 RET 
ROF 10' CONCRETE 
BARRIER TRANSITION oe PROP PRECAST 
(TYP) asin pd ad alae STA 33+75;/SILVER LINE B= 
‘i PROP BUSWAY CEMENT STA 106+25 SPRUCE ST B 
ff UTILITY POLE ONC-PAVEMENT 


_ — 


7 OR a e, BI BD, fk 
4y/(BY OTHERS) fy Zerropsuswayreur XQ 2 
; DEPTH PAVEMENT a4 
LIMIT OF BUSWAY LJ Ci se Oa, nee i cee = g 9S 
CEMENT CONC Pi PRC +96.91 FULL DEPTH S senete _ ta 
olan PC.+40.53 \ 2 p- 505.00" | PAVEMENT Z 33 S75°14'47"E 5H 
a | R=525,00: REM xO 1=55.87' 


PROP. STAMPED 
CONCRETE CROSSWALK 


CONC SIDEWALK 
TAKING (TYP 
ae J & sae PROP GRAN 


PROP WCR-6 Vy, SRG dune 
G 


ZY 
GRADING (TYP) ae Woks °) 


R&R DUMPSTERS GRAN;CURBA_/, 4 
(BY OTHERS) & Si Vy 


REM SHEDS 


PROP LIMIT OF 


MEET-EXIST 
of SIDEWALK 


MEET ROADWAY 


y, oy IMPROVEMENTS 
7, / BY OTHERS 
4 
V/A Ye 
Ry di PROPOSED IMPROVEMENTS 
/ SPRUCE‘ST RECONSTRUCTION 
J PROJECT (BY OTHERS) (TYP) 
/ 
/ 
/ 
/ 


4 NY ~™_) 
| PROP WCR-8 ey, 
__— © 
PROP LINE OF > wars PROP. CEM Sy 


Vy, \\ 
y K 
/ 


=". 
= AST +52,78 


REM/) 262.56" 
a I 8 REM 
REM CURB BUSWAY BASELINE 
CY 


REM 


ES EE DS A a SD a ee SS a 


PROP CEM CONC PROP. SAWCUT (TYP) 
RETAINING WALL 


4G REM CURB 
PROP LIGHTING (TYP) s 


ay / Re 
ys xt 


PROP CEM 
PROP LINE OF TAKING (TYP) | CONC-CURB 


REMOVE-CURB, SIDEWALK PROP GUARDRAIL 
WITHIN CONSTRUCTION 
LIMEES OF NEW-BUSWAY 


uf \~ 
PS AY 
RECONSTRUCTION OF \ 
SPRUCE. ST BEINGDONE » 
UNDER SEPARATE 
GATES & ISLAND WN 
TOBE mi 


PROP SAWCUT (TYP) 


CONTRACT-BY OQQHERS 


NOTE: SEE SHEET 39 
FOR RECONFIGURED 
PARKING LOT 


NOTE: 
0 20 20 100 RECONSTRUCTION OF SPRUCE STREET, NORTH AND 
SOUTH OF THIS PROJECT IS BEING DONE UNDER A 
SCALE: 1" = 20' 


SEPARATE CONTRACT, BY OTHERS. SEE APPENDIX IN 
SPECIAL PROVISIONS FOR PROJECT PLANS. 
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604428 HD 


CONTINUED ON 
SHEET NO. 26 


/\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 


SILVER LINE GATEWAY 


HIGHWAY GUARD DETAILS TRAFFIC SIGNAL CONDUIT WATER SUPPLY ALTERATIONS DRAINAGE DETAILS 
FED. AID PROJ. NO. NO. 

STA 31+38 RT to STA 34+35 RT NONE NONE SEE SHEET NO. 74 N/A 27 

STA 34+61 RT to STA 37+09 RT PROJECT FILE NO. 604428 

CONSTRUCTION PLANS - BUSWAY 
SS) 
Co 
Vo 


BES UPPORT 


ie. OO a a: eS RAILROAD SIDELINE- UP WCRTOR 
UP BRIDGEPN@N2 PROP.STAMPED 
-09-007 CONCRETE 
C-09-00 CROSSWALK — -PROP 10' CONCRETE 
BARRIER TRANSITION(TYE 
PROP PRECAST PROP PRECAST RAILROAD SIGNAL WITH PROP BUSWAY 
CONCRETE BARRIER CONCRETE BARRIER LADDERS & SIGNS TO CEMENT.GONGC 
BE RELOCATED PAVEMENT 
STA 106+25 SPRUCE ST B /\ 
— = s $< —_  — —= Eon ai ae ONS ge ee 
en a: ne | 


S75°14'34"E 


PROP BUSWAY 
30 REM CLF 156.25 
: j | REM 
BUSWAY 


FULL DEPTH PAVEMENT : : Se » ; : 
| : : 5 cl NO NO : 
— = — H STATE HIGHWAY eS | =~ —— —— PROPBUSWAYFULL 7 —— == 
bk REM 
2 —— a? DEPTH PAVEMENT ey Reed 
ae | : ——— = SS \ \ GRADING (TYP) 


Ws 3 iv _ aw P] es Sst w7/ 

ew! i a ~~ PROP TEMPORARY PROP LIGHTING (TYP) 

Sone PROP LIMIT OF —% PROP GUARDRAIL ROUTE 1 ie —_ —— NT (TYP) 

ves GRADING (TYP) PROP GRAN (SOUTH BOUND x SY 

PROP CEM CONC veo ON RAMP) 
/\ " 7 


—— 
r 


P 


AV 2 


re RETAINING WALL 


PROP GU 


PROP CEM CONC PROP SAWCUT (TYP) ARDRAIL 
RETAINING WALL : — 
REM CURB PROP CEM & NS 
PROP LIGHTING (TYP) \ CONC CURB 
REM vA ba @r REM, 
la SS 
RA ie 
PROP 8" HIGH BREAK-AWAY QR , } 
FENCE WITH "NO PARKING SIGN" ~ 
TEMP DCAMM — 
i o Ree HMA PARKING LOT QD 
« 


Ay a? 
NOTE: SEE SHEET 39 iy PROPOSED "NO % S Gy 
FOR RECONFIGURED a/S PARKING" SIGNS ‘3 ret) “ 
PARKING LOT - 


EXIST BRIDGE & SG 


COLUMN (TYP) 


(7 Ky PROP "NO TRUCKS" FF 
/ e ~ SIGN (R5-2) MOUNTED 
_ PS XC ON EXIST FENCE. 
S N 
/ 8 Soe nick PROP DCAMM PRIVA 
NV 


7 CHAINNINK FENCE PARKING SIGN‘°& M@UNTED 
w 
/ & 
S 


ON EXIST FENCE 


REM EXIST CURB FOR 
PROP’TEMP PARKING 
DRIVEWAY ENTRANCE 


RECONSTRUCT SIDEWALK 
FOR NEW DRIVEWAY 


0 20 50 100 


SCALE: 1" = 20' 


CONTINUED ON 
SHEET NO. 28 
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HIGHWAY GUARD DETAILS TRAFFIC SIGNAL CONDUIT WATER SUPPLY ALTERATIONS DRAINAGE DETAILS 


/3\ ADDENDUM NO. 3, SEPTEMBER 9, 2014 


CHELSEA 


CONTINUED ON 
SHEET NO. 35 


FED. AID PROJ. NO. 


SILVER LINE GATEWAY 


NO. 


NONE SEE BELOW SEE BELOW SEE SHEET NO. 83 N/A 


36 


PROJECT FILE NO. 


604428 


CONSTRUCTION PLANS - BUSWAY 


PROP TYPE | ORNAMENTAL FENCE 
(SEE ARCHITECTURAL DETAILS) 


PT +08.27 0 
PROP 10' WIDE SHARED USE 6 
PATH CONNECT TO-EASTERN ong 


NEW FENCE TO ~~ — S31°02'17 
: y, a 
__ MEET EXISKFENCE Ny ENE SUMP ED, OQ 7 23.73 
PROPS mipco_\ SZ, Sy ana eo am ee eee. Cee | rn eee Li PC +32.0 
CONCRETE Lp z PROP PRECAST oS: b —— 
oD. CONC BARRIER 
WITH FENCE 


PROVIDE 2' WIDE X 1' HIGH 
BREAK IN BARRIER FOR 
DRAINAGE 


CROSSWALK (TYP) R 
MOREM CLE ~ VA 


—— PROP PRECAST IX 
& te 


CONC BARRIER 


$25°02'05"E RET 


$25°02'08"E 


oNno'ogn 78 = INYS-AY ' 
$25°02'25"E PC +22.07 PT +12.78 97.52 
v >, ee — R=525.0 ' 
90.93 LIMIT_OF BUSWAY ~ Teor | “79 


cL eee Os PEGG 
REM Ema soo n.00" 80 PRC +16.35 


rO2.49 = a PROP SCORED CONC é 
CaRSeETE pel deve BROW BUS WE > PROP GRAN-CURB ¢ 
CROSSWALK (TYP) CEMENT CONC AE PROF Erno ete) REM CLF AS NEEDED , , oe omc l, 0/4" 
PROP WCR:23 Meena } 
1 PROP PRECAST PROP GRAN CURB —. XX PROP LINE OF REM 220.09. ? 
PROP BUSWAY FULL CONC BARRIER = eaniee IN \ TAKING (TYP) SSF, Le 
DEPTH PAVEMENT WITH FENCE TAKING (TYP) ae PROP 4' HIGH CLE —— = 
PROP LOAM VINYL COATED 
& SEED PROP 10' CONCRETE PROP TEMPORARY RS: i ~ 
BARRIER TRANSITION EASEMENT (TYP) PROP LIMIT OF SS XL SGEY / 8 
(TYP) GRADING (TYP) : SE S 
Sf REM 
PROP ELECTRICAL ENCLOSUR ~~ 


PROP CEM CONC BRT 
STATION PLATFORM 


PROP TEMPORARY 
EASEMENT (TYP) 


0 20 50 100 
SS 
SCALE: 1" = 20' 
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HIGHWAY GUARD DETAILS 
STA. 13+54 - 13+80 LT. 


/ ADDENDUM NO. 3, SEPTEMBER 9, 2014 
/ / 
A, CHELSEA 7 
TRAFFIC SIGNAL CONDUIT WATER SUPPLY ALTERATIONS DRAINAGE DETAILS ky / / SILVER LINE GATEWAY : 
Se eee Na ore yee NONE SEE DRAINAGE & UTILITY PLAN - SEE DRAINAGE & UTILITY PLAN - yy oe SHEET 7 
TRANSITION AT SIDEWALK WASHINGTON AVE WASHINGTON AVE x = Me $ 
NOTES: Jf | | | | “s) / PROJECT FILE NO. 604428 : 
1. POSSIBLE BURIED RAILROAD TRACKS AND/OR /\ | _— | / e i a eS so CONSTRUCTION PLAN - g 
REINFORCED CONCRETE SLAB OR TIES MAY oor Za 7 | a * S654 4 Sand WASHINGTON AVE o 
EXIST ALONG WASHINGTON AVENUE. PF aw oe Ip \ j ny; / 
6 E_ 782211.7986 s 
PAYMENT FOR THE REMOVAL OF THESE ITEMS | - = j / = 
SHALL BE INCLUDED UNDER 120. - EARTH + LIMIT OF WORK eS) yy END PAVEMENT MILLING AND RESURFACING a 
EXCAVATION (FOR RAILROAD TRACKS); ITEM STA, 1245500 . yj SAWCUT AND MATCH. PAVEMENT z 
127.1 - REINFORCED CONCRETE EXCAVATION N-2969268.7927 3 END‘FULE;DEPTH PAVEMENT CONSTRUCTION ie 
(FOR SLABS); AND ITEM 184.1 - REMOVAL OF E~782249.6888 2 iz % BEGIN PAVEMENT MILLING AND RESURFACING % 
TREATED WOOD PRODUCTS (FOR TIES). TEMPORARY I= mre! | SAWCUT-AND MATCH EXIST. PAVEMENT 8 
EASEMENT | Z is STA. 21+50.00 = 
PROPOSED 2014 ap al 0 
MASSDOT LAYOUT 2 Q 5 / 3 
= E © 
BEGIN PAVEMENT MILLING -— ats Z\9 / LIMIT OF WORK 
AND RESURFACING | alle STA. 16+88.00 / 
SAWCUT AND MATCH | of x\o oe 
EXIST. PAVEMENT | | a E 782418.0776 
/ BM5 OUTER CORN STONE Step . 3 
: TEP] . © | 
95 geil REMO 5 END 
; EL=25.66'] \ END PAVEMENT EXIST. CEM. STONE ig a YEMENT MILLING AND RESURF 
| PROP. HMA DRIVEWAY (TYP). MILLING AND MASONRY WALL } |, = PROP. CEM. CONCRETE SAWCUT AND AUN 
RET. RETAINING WALL WITH TIMBER FENCE \l RESURFACING PROP. FIBER ROLLS | 4 DRIVEWAY (TYP.) EXISTING pave ATCH / 
O PROP. CEM. CONCRETE DRIVEWAY (TYP.) \) BEGIN FULL, DEPTH ee (TYP.) ik a g LOAM AND SEED MENT / 
/ RET. BOLLARD . CONSTRUCTION HIGHWAY \ | fo es PEE 
PROP. BIT. CONC. WALK \ STA. 13+00.00 LAYOUT (TYP.) a rod & RET. CLF AND HEDGES SAWCUT AND MATCH 
RET. SIGN \ PROP. SLOPE \ LIMIT OF SIDEWALK 
eer rence \! REMOVE TREE LIMIT (TYP.) 3 END-FUPL DEPTH RECONSTRUCTION 
\ REMOVE Chr CONSTRUCT] BENCHMARK: 
\. B ON =|BM4 OUTER CORN. GRANITE STEP 
PROPOSED S EGIN PAVEMENT  4EL=23.86" 
SAWCUT AND MATCH \ GUARDRAIL 3 MILLING re 
LIMIT OF SIDEWALK \ (SEE DETAIL : RES AND A / 
RECONSTRUCTION \ E401.5.5) : URFACING /; 
ET. WROUGHT \ RET. WALL Sarr Vie STA 16+00.00 ,, 7 
as ——- xf BM6 NAILIN POLE PROS SWer vA / 
dE, TONG SIDEWALK SSS Ee 4 8 Aye een oe | ee |S NS . | Vi / 
ee: | fj ee ree y / 
(RE le mi Py iL) y 
PROTECT TREE | f 
WASHINGTON AVENUE 4" REVEAL | } 
= | ie CONSTRUCTION B,_{: Lg. N 20° 32'16"E 388.54’ m: ; y 
LE R&R GRANITE CURB 2 | aus | : —\ N 24° 43'50"E 106.63 
; | : CURB ISTRUCTION, 
_ 2 One : : : al “ies ¥ | Li 
/ SAWCUT AND MATCH LIMIT OF | “6 = 
£L SIDEWALK RECONSTRUCTION 5 
/ MATCHEXISTING CURB REVEAL R&DIEXISTING RAIL & BOLLARDS 
/ 


IDEWALK 


PROP. CEM. CONC: SIDEWALK 


, — 
ie REM, CLF. 
o — 
\g \ PROP. LOAM RET-GATE~\-PROP. WCR'S _ 
< \ & SEED (TYP.) RET. CLF. RET. CONG Pe, 
S \ 7 — 
“al PROP. LIMIT OF eae) —_ 
© ise CLR, | LIMIT OF WORK 
4 OPE (TYP.) 
k BEOpe Lh Ww R&R GRANITE CURB 
to CONC. DRIVEWAY | S 
= AWCUT 
; PROP. TEMPORARY EASEMENT (TYP.) | , PROP. HMA DRIVEWAY leek 2 SOIT Or 
WORK 
REM. CLF. PROP. T 
pRopeses cue CL EMPORARY EASEMENT (TYP.) Ww |. SAWCUT AND MATCH LIMIT 
MASSDOT LAYOUT 14+44.29 WASHINGTON AVENUE= > OF SIDEWALK RECONSTRUCTION 
59+32.93 GRAND JUNCTION RR a | MATCH EXISTING CURB REVEAL 
NS 
Ss | ro) | | 
of | Zz 
REMOVE.AND DISPOSE ~ | ofN \ 
EXISTING MASONRY WALL ~\. G 
O {e) Wilco \ | 
NY mM O 
SN 14+21.13 WASHINGTON AVENUE= x © | i 
we N 44+26.43 PROPOSED SILVER LINE| | <\< is 7 
| i . \ | 
— 
“a | | \ O 
© \ 
S \ | 
8 © 
Oo 


| 
\ 
| < | 
| ey ~ 
0 20 50 SX 100 al 
0 
SCALE: 1" = 20' 


FOR DRAINAGE AND UTILITY PLAN, SEE SHEET NO. 85 
FOR CONSTRUCTION PROFILES, SEE SHEETS NO. 47 AND 48 
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DRAINAGE STRUCTURE DATA 


TYPE STATION OFFSET | RIM ELEV. |INV. ELEV. IN mae REMARKS 
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CHELSEA 
SILVER LINE GATEWAY 


FED. AID PROJ. NO. NO. 
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DRAINAGE & UTILITY PLANS - BUSWAY 


namameaa 
| 3.23 (CB 8) 

DMH 30+25 3.9'R 7.22  }$ 3.23(CBQ) 2.56 
| 2.56 (DMH 7) 
( 


RAILROAD SIDELINE 


Jp ie UP UP /5FT HIGH 
GUY 
POLE 
3 CONNECT TO NEW 8' DIAMETER 
DMH (CONSTRUCTED BY OTHERS) 
EXISTING BELL CANADA INV IN=2.36 
CABLES TO BE CONCRETE 7 a ee ee 
_ - _ a eee CCC ~~ ENCASED AS DIRECTED (TYP) 
re (‘9 ) 


NEW POLE LOCATION 
(FOUNDATION BY CONTRACTOR, N 
POLE BY OTHERS) 


‘“\ 


0 20 50 100 
a 
SCALE: 1" = 20' 
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CONTINUED ON 
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SHEET NO. 73 
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CHELSEA 
SILVER LINE GATEWAY 


DRAINAGE STRUCTURE DATA 


pe TYPE STATION OFFSET | RIMELEv. | !NY: an ae REMARKS 
DIP FOR SHALLOW | 
L— FOR SHALLOW 
ae 3.94 (CB 11) 
a 3.82 (CB 12) 
ook 
Oi 
ee ee ar ere ee eee. 


FED. AID PROJ. NO. 


NO. 


N/A 74 
PROJECT FILE NO. 604428 


DRAINAGE & UTILITY PLANS - BUSWAY 


WP—/SUPPORT 


UP UP RAILROAD—SIDELINE UP 


UP BRIDGEPN@QY° 
G-09-007 


EXISTING BELL CANADA 
CABLES TO BE CONCRETE 


. . ee 4-8 
ay OR 
—O-— C 


CONTINUED ON 
SHEET NO. 75 


33 34 
—=— Oo —— —— —>— — a 


RAILROAD. SIDELINE 


,: 


0 20 50 100 
a 
SCALE: 1" = 20' 
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DRAINAGE STRUCTURE DATA CHELSEA 
SILVER LINE GATEWAY 


FED. AID PROJ. NO. 


NO. 


oe ) STATION OFFSET | RIM ELEV. | INV. ELEV. IN nv. evev. mn [NYSELEY REMARKS 


N/A 


75 


PROJECT FILE NO. 


5.48 (CB 19) 
40+18 5.48 (CB 20) 
5.48 (DMH 24) 


mt i 4.90 (DMH 16) MH OVER 
EXIST 


eS 
[~~ RAILROAD SIDELINE 


RAILROAD SIDELINE a Se er 


RAILROAD -SIDEEINE 


CONSTRUCT MéniHic LE OVER EX 


EXISTING PIP EE | EXISTING BELL CANADA 
iii ae CABLES TO BE CONCRETE 


ON 


—_ 
405'-15" RCP 


RAILROAD SIDELINE. 


<7 
VECB Y_O LEER 
: Wir 
NEW POLE LOCATION 
FOUNDATION BY CONTRACTOR, 
POLE.BY OTHERS) 


0 20 50 100 
SS 
SCALE: 1" = 20' 


604428 


DRAINAGE & UTILITY PLANS - BUSWAY 


CONTINUED ON 
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PLANS ABBREVIATIONS 


. PROPOSED LIGHT POLE WITH ONE LUMINAIRE a 


COMM 
STH PROPOSED WALL MOUNTED 


A EHH 
q PROPOSED ELECTRICAL ee ee EL 


OTHERWISE NOTED 


L\ 
ETHER 
P| PROPOSED ELECTRICAL HANDHOLE\3'-0" x 4'-O"JUNLESS 


OTHERWISE NOTED — 
MM PROPOSED ELECTRICAL LOAD CENTER GEC! 
G 
_______ PROPOSED CONCRETE ENCASED DUCTBANK ELECTRICAL 
CONDUIT TYPE NM - UNLESS OTHERWISE NOTED LTG 
—_-_____ PROPOSED DIRECT BURIED ELECTRICAL CONDUIT TYPE NM MIN 
MTD 
D ILLUMINATED LOLLIPOP "T" SIGN 
PROP 
WN 0 SECURITY CAMERA — 
(REFER TO COMMUNICATIONS DRAWINGS FOR FURTHER DETAILS) 
TYP 
W 
WP 
XST 


LUMINAIRE CIRCUIT EQUIPMENT ENCLOSURE SCHEDULE 
NUMBER NUMBER 
STATION 


| NEMATYPE 


7VPE ANSI/IES OUTDOORS | f{ Xj ff | 
DISTRIBUTION ** LUMINAIRES - WET LOCATION LISTED = xX 7 K 


MOUNTING LUMINAIRE 
HEIGHT WATTAGE 


APPROXIMATELY 

COMMUNICATIONS 

ELECTRICAL HAND HOLE 

ELEVATION 

ETHERNET 

FIBER OPTIC CABLE 

GROUND FAULT CIRCUIT INTERRUPTER 
GROUND 

LIGHTING 

MINIMUM 

MOUNTED 

PROPOSED 

SECURITY 

TYPICAL 

DENOTES WATERTIGHT EQUIPMENT 
DENOTES WEATHERPROOF EQUIPMENT 


EXISTING 


1. 


14. 


15. 


16. 


17. 


18. 


GENERAL NOTES 


CONDUIT INSTALLATIONS ARE SHOWN DIAGRAMMATICALLY ONLY 
AND SHALL BE INSTALLED IN A MANNER TO PREVENT CONFLICTS 
WITH EQUIPMENT, EXISTING CONDITIONS AND STRUCTURAL 
CONDITIONS. 


THE WIRING DIAGRAMS, QUANTITY AND SIZE OF WIRES AND 
CONDUIT REPRESENT A SUGGESTED ARRANGEMENT BASED 
UPON STANDARD COMPONENTS OF ELECTRICAL EQUIPMENT. 
MODIFICATIONS ACCEPTABLE TO THE OWNER MAY BE MADE BY 
THE CONTRACTOR TO ACCOMMODATE EQUIPMENT ACTUALLY 
PURCHASED. THE BASIC SEQUENCE AND METHOD OF CONTROL 
MUST BE MAINTAINED AS INDICATED ON THE DRAWINGS AND/OR 
SPECIFICATIONS. 


ITEMS SHALL BE PROVIDED WITH NEMA ENCLOSURE AS 
INDICATED ON DRAWINGS AND IN THE SPECIFICATIONS. 


THE PROPOSED LIGHTING LOAD CENTERS SHALL BE PLACED ON 
NEW FOUNDATION IN COORDINATION WITH THE NSTAR 
ELECTRIC, MBTA, THE CITY OF CHELSEA, THE ENGINEER AND 
ANY OTHER INVOLVED ENTITY. 


LOCATIONS OF LIGHT POLES ARE EXACT, HANDHOLES, 
CONDUITS, JUNCTION BOXES ARE APPROXIMATE ONLY AND MAY 
BE ADJUSTED IN THE FIELD BY THE ENGINEER TO SUIT 
CONDITIONS. 


LUMINAIRE HEIGHT SHALL BE FROM THE TOP OF THE 
FOUNDATION. 


THE CONTRACTOR SHALL NOTIFY DIG SAFE PRIOR TO 
CONSTRUCTION. 


ALL CONDUIT BURIED UNDER GROUND SHALL BE 3" NM PVC 
UNLESS OTHERWISE INDICATED. 


ALL LUMINAIRE POLE ANCHOR BOLT SIZES, NUMBER, LENGTH 
AND BOLT CIRCLE SHALL BE PER MANUFACTURER'S 
RECOMMENDATIONS. 


ALL WIRING SHALL BE IN ACCORDANCE WITH SECTION 813.20 
AND THE SPECIAL PROVISIONS. 


ALUMINUM WIRING SHALL NOT BE USED. 
GROUNDING CONDUCTORS SHALL BE CONTINUOUS. 


MATERIALS AND EQUIPMENT SHALL BE LISTED BY THE 
UNDERWRITER LABORATORIES AND SHALL BE INSTALLED IN 
ACCORDANCE WITH SUCH LISTINGS. 


INSTALLATIONS SHALL BE MADE IN ACCORDANCE WITH 
MANUFACTURER'S RECOMMENDATIONS. 


ALL MATERIALS AND INSTALLATION SHALL BE INACCORDANCE 
WITH THE LATEST EDITION OF THE NATIONAL ELECTRICAL CODE, 
AND ALL CODES, REGULATIONS AND REQUIREMENTS OF ALL 
MUNICIPAL, STATE, FEDERAL AND OTHER PUBLIC OR PRIVATE 
AUTHORITIES WHICH HAVE JURISDICTION. IN EACH CASE, CODES 
ARE MINIMUM REQUIREMENTS. 


CONTRACTOR SHALL CONTACT NSTAR ELECTRIC PRIOR TO ANY 
STREET LIGHTING AND SIGNAL DISCONNECTIONS, 


THE BUS RAPID TRANSIT ROUTE IS BASED ON THE MBTA 
LIGHTING LEVELS REQUIREMENTS OF 4.0 FC. THE SUP (SHARED 
USE PATH) LIGHTING LEVELS REQUIREMENTS ARE 1.0 FC PER 
THE IESNA DATED 6/27/00. 


OTHER MANUFACTURER'S PRODUCTS MAY BE SUBSTITUTED FOR 
THE ROADWAY AND SUP LUMINAIRES IF THE INSTALLED 
LUMINAIRE LIGHT UTILIZATION AND MINIMUM FC FOR THE BUS 
RAPID TRANSIT ROUTE AND THE SUP (SHARED USE PATH) ARE 
AS LEAST AS GREAT AS THAT INDICATED IN GENERAL NOTES. 


CHELSEA 


SILVER LINE GATEWAY 


FED. AID PROJ. NO. 


NO. 


/X\. ADDENDUM NO. 3, SEPTEMBER 9, 2014 
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CHELSEA 
SILVER LINE GATEWAY 


FED. AID PROJ. NO. 


NO. 
N/A 101 


PROJECT FILE NO. 604428 


PLAN AND ELEVATION 


LIGHT FIXTURE TYPE 


LL1 (TYP.) 
NOTES: 
LIGHT FIXTURE TYPE IFRARED : 1. CONDUITS SHALL BE CONCEALED IN THE CONCRETE SLAB, WALLS 
WL-1 AND WL-2 (TYP. YP-C AND CEILINGS AND CEILING CAVITIES WHERE POSSIBLE. 
OF 4) MYSTIC MALL <> $ eee 
PLATFORM NO. 1 ——————————— 2. PROVIDE FLUSH MOUNTED JUNCTION BOXES FOR EACH LIGHT 


FIXTURE, HEATER, EMERGENGY CALL BOX, VMS SIGN, SECURITY 
: se CAMERAS, ETC., ADDITIONAL BOXES SHALL BE INSTALLED TO 
INFRARED HEATER SS INFRARED HEATER [9 ACCOMMODATE ADDITIONAL BENDS NOT INDICATED, 
— CONTROL PANEL | iol CONTROL PANEL LL __r— COORDINATE WITH OTHER DISCIPLINES FOR EXACT LOCATION 
MACHINE, ———«|~SCtCSCSCSSYS | | (RECESSED) es | (RECESSED) | . AND NUMBER OF DEVICES. JUNCTION BOXES SHALL BE SIZED TO 
Ee ACCOMMODATE THE CONDUIT AND CONDUCTOR SIZES PER THE 
N.E.C. ALL BOXES ARE TO HAVE STAINLESS STEEL COVERS AND 
——f-}—\——__}—___—}—______ a +} TAMPERPROOF SCREWS. 


(SEE RISER DIAGRAM FOR DETAILS) 


EMERG. CALL 
BOX SIGN 


EMERG. 
CALL BOX 


Ue 


[ 0] 
ia 
BO) 


3. | CONTRACTOR TO COORDINATE WITH OTHER DISCIPLINES TO 
ENSURE THAT THE CONCRETE ENCASED CONDUITS AND FLUSH 
MOUNTED JUNCTION BOXES/PULL BOXES INSTALLED DO NOT 

es es | es _—_——— | ————— INTERFERE WITH ANY STRUCTURAL REINFORCING BARS OR 

FARE FARE SECURITY OTHER STRUCTURAL MEMBERS. 

VENDING _ VENDING PULL BOX a an -_—__, , 

MACHINE MACHINE (RECESSED) 4. | PLATFORM PLAN AND ELEVATION SHOWN ARE SIMILAR FOR ALL 

PLATFORMS. 


120VAC DUPLE) 


GFCI RECEPTACLE ee 


ee ee ee 7, 


5: REFER TO SHEET NO. 109 FOR TYPICAL PLATFORM POWER, 
COMMUNICATION AND SECURITY RISER DIAGRAMS. 


COMMUNICATION 6. FOR ADDITIONAL INFORMATION ON THE PLATFORM LIGHTING, 
PULL BOX HEATER AND SPEAKER LOCATIONS SEE THE ARCHITECTURAL 
(RECESSED) DRAWINGS. 


ELECTRIC INFRARED HEATER (TYP) 


MYSTIC MALL PLATFORM NO. 1 ELEVATION pee Teorey 


24” LONG X 15” WIDE X MAX 12” HEIGHT 
(SIMILAR FOR MYSTIC MALL PLATFORM NO. 2, CHELSEA CENTER, EASTERN AVENUE PLATFORMS) 30 DECREE REFLECTIVE PATTERN 
ne STAINLESS STEEL CONSTRUCTION 
STAINLESS STEEL WIRE GUARD AND RECESSED MOUNTING 
FRAME 
INFRARED HEATER RAYWALL MODEL 222-30-THSS-240V OR EQUAL BY CHROMALOX 
CONTROL PANEL OR PROTHERM 
(RECESSED) 
FARE NOTES: 
VALIDATOR COMMUNICATION SECURITY INFRARED HEATER 
EMERG. | MACHINE STUB UP AND CAP — PULL BOX PULL BOX CONTROL PANEL ae ee INFRARED HEATER 1. | FOR EACH BUS STOP HEATED ENCLOSURE, PROVIDE A 
SPARE CONDUITS (RECESSED) (RECESSED) (RECESSED) LUMINAIRE (TYP. OF 4) 120VAC DUPLEX LOCKABLE NEMA 1 OR NEMA 4 CONTROL PANEL WITH 
120VAC DUPLEX Chie (TYP.) (TYP. OF 4) GFCI RECEPTACLE DISCONNECT SWITCH, CONTACTOR, FUSING, 24 VOLT 
GFCI RECEPTACLE /\ | CONTROL CIRCUIT, HEATER ON/OFF TIMER SWITCH, AND 


Se Ed) = es Gl Dy Se REMOTE PILOT LIGHT INDICATING HEATER ON. TIMER 


re | a 
| Ga FARE | SS —————————————— SWITCH SHALL BE 0 TO 10 MINUTES MINIMUM, 0 TO 20 
\ mi VENDING pedicle | 
es Ol aN PA yy wy | 


i MINUTES MAXIMUM RANGE. ALL HEATERS WITHIN ONE 
t BUS STOP ENCLOSURE SHALL BE CONTROLLED BY ONE 
| po CONTROL PANEL. MOUNT EACH CONTROL PANEL INSIDE 
A LOCKED NEMA 4 METAL BOX LOCATED WHERE 
INDICATED INSIDE EACH BUS STOP HEATED 


MACHINE 


ENCLOSURE. PROVIDE A REMOTE ADA 
VANDAL-RESISTANT “ON” BUTTON, AND A REMOTE ADA 


Po --& | VANDAL-RESISTANT “OFF” BUTTON. BOTH BUTTONS 
SPEAKER 


LIGHT FIXTURE POWER PULLBOX \\ 
TYPE DL1 (TYP.) (RECESSED) \ 


| 
| 
| 
| LIGHT FIXTURE TYPE 
| 
| 
| 


SHALL BE CORROSION-RESISTANT METAL AND MINIMUM 
2” DIAMETER. THE REMOTE “ON” BUTTON WILL BE 
PUSHED TO ENERGIZE THE HEATERS FOR THE SET TIME 


| 
| 
| 
| 
WL-1 AND WL-2 (TYP. | 
| (INE OFS) OF THE TIMER INSIDE THE CONTROL PANEL (SET BY THE 
| 
| 
| 
| 
| 
| 
| 


OF 4) 


MYSTIC MALL INSTALLER). THE “OFF” BUTTON WILL BE PUSHED TO 

PLATFORM NO. 1 TURN OFF THE HEATERS IF NECESSARY BEFORE THE 
(SEE RISER DIAGRAM FOR DETAILS) TIMER TURNS OFF THE HEATERS. THE REMOTE PILOT 
LIGHT MOUNTED IN THE FACE OF THE OUTER METAL 
PANEL SHALL BE CONNECTED TO THE HEATER 
| lI | DB2 MANUFACTURER'S CONTROL PANEL VIA A WIRING 

II ate HARNESS. THE REMOTE “ON” AND “OFF” BUTTONS WILL 

BE CONNECTED TO THE HEATER MANUFACTURER'S 
LIGHT FIXTURE CONTROL PANEL VIA FIELD WIRING AND CONDUIT. 


Ta 

Hl 

; : TYPE LL1 (TYP.) | 

Wl _ HEATER INSTALLATION REQUIREMENTS, MER 

Te | RECOMMENDED MINIMUM CLEARANCES AND HEAT 
Hl | 

Hl 

HU 


LV.DB-1 oH 
(SEE SECTION ON SHEET 


NO. 87 FOR DUCTBANK DETAILS) I | 


PATTERN COVERAGE SHALL BE COMPATIBLE WITH BUS 
STOP HEATED ENCLOSURE LAYOUT. 


SUBMIT SHOP DRAWING FOR APPROVAL INDICATING 


PRODUCT DATA, INSTALLATION DETAILS INCLUDING MFR 
RECOMMENDED MINIMUM CLEARANCES, PLACEMENT IN 
BUS STOP HEATED ENCLOSURE, AND HEAT PATTERN 


| 
TO COVERAGE IN PLAN AND SECTION. 
FOR CONTINUATION SEE 


LIGHTING PLAN | (SHEET NO. 87) 


MYSTIC MALL PLATFORM NO. 1 PLAN 


(SIMILAR FOR MYSTIC MALL PLATFORM NO. 2, CHELSEA CENTER, EASTERN AVENUE PLATFORMS) 
N.T.S. 
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atl 3) NOTES: CHELSEA 
SILVER LINE GATEWAY 
SEE SCHEDULE MAIN CIRCUIT BREAKER 1. #8 WIRE SHOULD BE BUTT SPLICED TO THE #4'S OR #3'S WHEN WIRING TO THE CIRCUIT BREAKERS. a 
1 i 120/240VAC, 1PH, SERVICE 'AIDPROU.NO. | SHEE 
ENTRANCE RATED, MAIN CIRCUIT 2. #10 WIRE SHOULD BE BUTT SPLICED TO THE #4'S OR #3'S WHEN WIRING TO POLE FIXTURES AND ADDITIONAL N/A 102 


BREAKER WITHIN NEMA 4X ENCL. LOADS FOR FINAL CONNECTIONS. 
(SEE SCHEDULE FOR DETAILS) 


(NOTE 3) 120/240V 1 PH, 3 WIRE, 30CKT, 
22,000KAIC, NEMA 12 
(SEE SCHEDULE FOR DETAILS) 


SEE SCHEDULE 


PROJECT FILE NO. 604428 


UTILITY METER MAIN PANELBOARD LOADCENTER #1 3. COORDINATE UTILITY CONNECTION AND REQUIREMENTS WITH THE ELECTRICAL UTILITY (NSTAR). SINGLE LINE DIAGRAM 


Ss a a a ag gy = 
} | "*" INDICATES MININUM ENCLOSURE DIMENSIONS (TYPICAL) 
em mmm mc mm mm mm mm mm ee ee ee ee ee ee ee ee CE | 
| { 120/240 1 PH, MAIN CIRCUIT f | 
! an BREAKER SEE SCHEDULE FOR SIZE i | 
fo ——_— a  _ta tae te tae ae 
7 | ) 100AF ) 225AF ) 125AF ) 100AF ) 100AF | | 
| | 50AT 150AT 125AT 30AT 50AT | | 
| 
| | || 
PN a cp A aya a ate pe | : 
: MECHANICALLY HELD SS eee 4 
| _ LIGHTING CONTACTOR ; : 
| BOA/2P-120/240V te oe | 
1#10 GND. 
| AUXILIARY 2"C, 3#1/0 + | 2"C, 348 + 2"C, 346 + 
: CONTROL 1#6 GND. | 1#10 GND. 1#10 GND. 
| RELAY : 
3/4"C, 212+ | 1 1/2°C, S#6 + re ee er il So 
1#12 GND. ! 1#10 GND. | | | | | | | iS 
| OVERIDE | | | | | | | 
| SWITCH | | | | | | | 
| | | | | | | | 
, | | | ae | | | 
3/4"C, 2412 + l | | l | l l l 
1#12 GND. l | | | | | | | 
| PHOTOCELL 120/240V 1 PH, 120/240V 1 PH, 120/240V 1 PH, | | 420/240V1PH, | | 420/240V1PH, | | 420/240V1PH, | TO GROUNDING 
: 4 WIRE, 3 WIRE, 3 WIRE, | ! 3 WIRE, : : 3 WIRE, : : PANELBOARD ! TRIAD, SEE 
| 30CKT, 30 CKT, 30 CKT, ! ! 18 CKT 1 | 18 CKT | | (PROVIDEDBY | GROUNDING 
| ROADWAY (PLATFORM (PLATFORM | (PREFAB ; | (COMFORT | ~— |COMMUNICATIONS | DETAIL ON SHEET 
| LIGHTING PANELBOARD PANELBOARD ; | INSPECTOR | | STATION | | ENCLOSURE | 113 
| PANELBOARD #1) #2) i | BOOTH | | PANELBOARD) | — | MANUFACTURER) | 
| | | PANELBOARD) | | | | | 
a PP Ow Sc Oe (is [Eppa wee a emer erry eo a Uae a 
LOADCENTER #1 ONE-LINE DIAGRAM 
N.T.S. TYPICAL LOADCENTER LAYOUT 
(LOADCENTER #2, 3 & 4 SIMILAR, SEE SCHEDULE BELOW FOR DETAILS) NTS. 
@) UTILITY METER HAND-OFF-AUTO OVERRIDE SWITCH 
10 “Neteg (2) MAIN PANELBOARD (Q) 2-32 WATT FLUORESCENT ENCLOSED INDUSTRIAL LIGHT AND SWITCH 
(3) ROADWAY LIGHTING PANELBOARD (0 20A GFI RECEPTACLE 
SEE SCHEDULE Tae Gvae aH Seauce (@ PLATFORM PANELBOARD © 500W/120V,1@ HEATER KIT WITH STRIP HEATER, GUARDS & THERMOSTAT 
r 
| by EO (6) MECHANICALLY HELD LIGHTING CONTACTOR 60A-2P-240V (3 SERVICE ENTRANCE RATED MAIN BREAKER, NEMA 4X 
| BREAKER WITHIN NEMA 4X ENCL. © PHOTOCELL @ NEMA SR, 316 STAINLESS STEEL ENCLOSURE, 2 DOORS MINIMUM (ONE 
SEE SCHEDULE Fi : (SEE SCHEDULE FOR DETAILS) @) AUXILARY CONTROL RELAY LOUVERED DOOR), LOCKABLE 
= UTILITY METER 
DH ———————— 
ace oe. Want (NOTE 3) (NOTE: FIELD VERIFY ARRANGEMENT OF COMPONENTS WITHIN ENCLOSURE, 
(wm) CONTRACTOR TO SIZE ENCLOSURE BASED ON ACTUAL EQUIPMENT UTILIZED) 
30A/2P-120/240V 
\ 
AUXILIARY p-----\-- ne + 
CONTROL RELAY | cD 1"C, 3#10 + "36"* 
1#10 GND. 
3/4"C, 2412 + 1#12 GND. 7 "a | 
| 
| p | 
OVERIDE SWITCH | ny, — ee ay ance (UTILITY METER 
3/4"C, 2#12 + 1#12 GND. our) 
| | (@) SHARED USE PATH (SUP) PANELBOARD 
EOE | | 120/240V 1 PH, 3 WIRE 
| SE ie CGP eace ice Sa @ MECHANICALLY HELD LIGHTING 
| CONTACTOR 30A-2P-240V 
| (SUP) LIGHTING 
| } PANELBOARD @ PHOTOCELL 
[eae eee | () AUXILARY CONTROL RELAY 
SHARE USE PATH (SUP) ONE-LINE DIAGRAM @ HAND-OFF-AUTO OVERRIDE SWITCH 
N.T.S. @ 1-17 WATT FLUORESCENT ENCLOSED 


LOADCENTER SCHEDULE 


PREFAB MAIN MAIN SERVICE CONDUIT 
PLATFORM 
MAIN Beanie . INSPECTOR | COMFORT | COMMUNICATIONS | cigcuiT | PANELBOARD | PANELBOARD AND CONDUCTORS 
LOADCENTER # LOCATION LIGHTING | PANELBOARDS STATION ENCLOSURE 
PANELBOARD | paneipoanp |. (QTY 2) BOOTH | oareraoary | paANcLooAgD | BREAKER BREAKER (UTILITY POLE TO 
PANELBOARD SIZE SIZE LOAD CENTER) 


NEAR EVERETT AVENUE 2-3"C, 3-250KCM, 1-2AWG (G) 


see ame [ee oe oe 


INDUSTRIAL LIGHT AND SWITCH 


"Ag8"* 


20A GFI RECEPTACLE 


© 500W/120V,10 HEATER KIT WITH STRIP 
HEATER, GUARDS & THERMOSTAT 


‘) SERVICE ENTRANCE RATED MAIN 
BREAKER, NEMA 4X 


NEMA 3R, 316 STAINLESS STEEL 
(®) ENCLOSURE, 2 DOORS MINIMUM (ONE 
LOUVERED DOOR), LOCKABLE 


TO GROUNDING 
TRIAD, SEE 
GROUNDING 
DETAIL ON SHEET 


(NOTE: FIELD VERIFY ARRANGEMENT OF 
COMPONENTS WITHIN ENCLOSURE, 
CONTRACTOR TO SIZE ENCLOSURE 
BASED ON ACTUAL EQUIPMENT UTILIZED) 


SHARED USE PATH (SUP) ENCLOSURE 


N.T.S. 


JULY 19, 2014 


Plotted on 8-Sep-2014 8:35 AM 


(LIGHTING DETAILS 1).DWG 


604428 HD 


